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Message Text 

UNCLASSIFIED 

PAGE 01 STATE 039203 
ORIGIN SY-05 

INFO OCT-01 AF-08 ISO-OO OC-06 CCO-OO FBOE-OO /020 R 

DRAFTED BY A/SY/NSU:RMNOWAKOWSKI:TD 
APPROVED BY A/SY/FO:PJHARRICK 
A/SY/FO/AF:MMULVEY 
OC/PE:TLARSON(SUBS) 

DESIRED DISTRIBUTION 
A/SY/EX:PTAMANINI 

221716 000809/43 

P 221656Z FEB 77 
FM SECSTATE WASHDC 
TO AMEMBASSY LILONGWE PRIORITY 
INFO AMEMBASSY NAIROBI PRIORITY 

UNCLAS STATE 039203 

LILONGWE FOR PSO, NAIROBI FOR RSO, OIC RTC, CPOIC SEABEES 
E.O. 11652: N/A 

TAGS: ASEC NSU 

SUBJECT: SPECIAL SEABEE PROJECT, CCC CHILLED WATER AIR 
CONDITIONING INSTALLATION 

REF: TELCON BETWEEN T. LARSON (OC/PE) AND R. NOWAKOWSKI 
(A/SY/NSU) OF 18 FEB 1977 

1 . REF TELCON INDICATES THAT CHILLED WATER UNIT FOR CCC IS 
PRESENTLY ON ROOF OF EMBASSY AND IS NOW IN PREPARATION FOR 
INSTALLATION. 

2. SPECIAL PROJECT SEABEE TEAM CURRENTLY TASKED WITH PRO- 
JECTS IN TUNIS AND JOHANNESBURG WILL BE IN POSITION TO 
SUPPORT LILONGWE PROJECT IN APPROXIMATELY FOUR WEEKS. 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 STATE 039203 

REQUEST LILONGWE PROVIDE OC/PE AND A/SY/NSU FOLLOWING 
INFORMATION BY TELEGRAM ASAP TO PERMIT FINAL SCHEDULING OF 
SEABEE TEAM; 

A. COMPLETE INVENTORY OF EXCESS AIR COITIONING AND 
ELECTRICAL MATERIAL REMAINING FROM PRIOR PROJECTS (PCV 
PIPE, VALVES, ETC.). 
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B. AVAILABILITY OF GOVERNMENT/NON-GOVERNMENT QUARTERS 
FOR TWO SEABEES. 

C. IF CAR RENTAL IS NECESSARY FOR SEABEE TRANSPORTA- 
TION REQUIREMENTS AT POST. 

3. FINAL SCHEDULING OF SEABEE TEAM ITINERARY WILL BE PRO- 
VIDED WHEN AVAILABLE. 

VANCE 


UNCLASSIFIED 


NNN 
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